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LIMITED OFFICIAL USE FREETOWN 1903 

FOR SVENDSEN AE/W FROM NORTH 

MONROVIA FOR USAID/L 

EO 11652: NA 
TAGS: EAID, SL 

SUBJ: CARE PROPOSAL FOR SECOND PHASE SIERRA LEONE RURAL 
PENETRATION ROADS 

REE: STATE 140504 

1 . WISH TO DRAW YOUR ATTENTION TO REFTEL AND REQUEST YOUR 
PERSONAL EFFORTS TO EXPEDITE AID/W APPROVAL OP SECOND PHASE 
CARE FEEDER ROADS. OTHERWISE BOTH ROAD CONSTRUCTION AND 
PURCHASE ESSENTIAL EQUIPMENT WILL BE DELAYED UNNECESSARILY. 

2. FOR YOUR INFORMATION POST AND USAID/LIBERIA PROPOSED THAT 
FUNDS ALLOCATED FOR TWO PROPOSED FY 77 SL BILATERAL PROJECTS, 
NOW DELAYED UNTIL FY 78, BE REALLOCATED POR SECOND PHASE 
FEEDER ROAD PROJECT. WE UNABLE UNDERSTAND WHY THESE FUNDS 
UNAVAILABLE FOR PROJECT. ALSO UNABLE COMPREHEND WHY PRE- 
MEETINGS AND OTHER EXTENDED INTERNAL REVIEWS NECESSARY SINCE 
PROJECT IS EXTENSION AND EXPANSION OF EARLIER FIRST PHASE 

AND NOT A NEW PROJECT, LONG, PROTRACTED REVIEW SHOULD NOT 
BE NECESSARY. HOPE YOU WILL PROMPT EXPEDITIOUS REVIEW AND 
LIMITED OFFICIAL USE 
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APPROVAL OR CARE COULD FACE THREE MONTH STAND DOWN OP EQUIP- 
MENT PENDING AID ACTION. 

NORTH 
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